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For the Railroad Journal. 
Messrs. Minor § Schacffer: 

GentLemMeNn,—I congratulate you, and 
the public, that the Raitroap JournaL 
has again made its appearance. I can- 
not doubt, and | persuade myself the | 
intelligent public will think with me, | 
that a paper such as yours, conducted | 
with knowledge and spirit, must be emi- 
nently useful ‘in advaneing Fnternal Iin- 
provements: throughout’ our country. 
May your patronage equal your best 
wishes, and enable you to go on your 
way with renewed zeal. 

I write fiom Wilkesbarre, the heart 
of Wyoming-—-the centre of the Great 
Anthracite Valley, on the pipe mars 
“Very well!” methinks you say—* 





have you to tellus about Internakgim- | 
provements a that quarter ?” 
Much, Gentler ood news! Rare 


news! The Lalit Navigation Com- 
pany lave completed their water com: 
munication from Mauk Chunk, up the 
Lehigh to White-Haven, within "15 miles 
of the Susquehanna at Wilkesbarre. A 
work of immense labor, and toted as 
the everlasting hills. The navigation is 
now complete front’ NewWork by: the: 


Morris Canal to ere Necdegg to Mauk | 


Chunk—up to Whité*Haven, within 15 
miles of gur beautiful valley. “How is 
this mountain tobe got over?’ “Whois: 
to make the perfecting Tink in’ this fmm Oe 
chant of Communication 2’ answer 
: rh Athory winter the Lehigh Com- 
, pu d an amendment of their 


Charter, authorizing them to construct a 





Railroad across—incre their Capi- 
tal Stock $600,000, and releasing them 


from some work which would have been pany. 


more burdensome to them, than useful 


to the public. Under this law the Rail- 
road has been carefully surveyed ; and 
it will require 20 miles to obtaia proper 
advantages of the ground to reach the 
borough of Wilkesbarre. One or two 
tunnels will be requisife—three inclined 
planes will be necessary. The cost is 
estimated at about $3,600a mile. You 
will see they mean no child’s play. Here 
are to be no white pine sleepers, and 
hemlock rails, but materials and work- 
manship durable as time. Mr. Douglas, 
the Engineer, may have equals ; but we 
affirm confidently ,that-he-must be a man 
of extraordinary scienee and skill, to 
justly claim to be his superior. * The 
work is all under contract, and co d as 
it is, the enterprising contractors are 
building shantees all along the line, and 
two thousand men will be at work at the 
earliest opening of spring. Soyou see, 
Gentlemen, that White > Hazard, the 
leaders in this great field of Northern 
Improvement, have “ neither slumbered 
nor slept.” ‘Troublesome as times, and 
deranged as the money market has been. 
Pennsylvania owes them much, and 
New-York is their debtor. In a very 
short period boats will leave New-York, 
hop across this Railroad, for such is‘ the 
intention, and following up our State 
Canal, enter the Small Lake, strike 


‘your grand Canal, and if they please, go 


down to Albany, and so home ; sur 
rounding a vast Island. In eighteen 
months the Anthracite Coal Mines of 
Luzerne, will be fairly open to your city 
market. CLINTON. 





SEMI-ANNUAL REPORT OF THE DIRECTION 
OF THK SOUTH CAROLINA:C&ANAL AND 
RAILROAD COMPANY, 

Concluded frofi ouf Jasiti ‘ 
The Committee to whont was referred 

a communication ott, ne Directors of 


opinions was had, the result of which 
was an unanimous opinion of the mem- 
bers of both committees that a union) of 
the interests of the two companies was 
impracticable. Your committee then 
proceeded to the diseussion of the ques- 
tion— Would it. be expedient to sell. the 
Charleston and Hamburg Railroad tothe 
Cincinnati Company? Upon this ques- 
tion, so interesting to the stockholders, 
your committee came'to the conclusion, 
that the Charleston and Hamburg Rail- 
road had been so much improved by the 
expenditure of large sums under its pre- 
sent able executive ; that ‘its facilities of 
transportation had been so much increa- 
sed, and its prospects of doing a more 
extended business so clearly ip te 
that each share was worth at least $125); 
and that it would be inexpedient to effect 
a sale and transfer to the Cincinnati 
Company under that price. ‘They wére, 
however, of opinion; that it would: be for 
the interest of all concerned to open a 
negociation between the two compadies, 
whenever full powers were granted by the 
stockholders of the respective compasies 
to their agents. Your committee are df 
opinion that the Cincinnati Company 
should pay each stockholder of the Cliar- 
leston and Hamburg Company $125 per 
share, (both old and new subscription ;) 
should assume all responsibilities, and 
be entitled to all our rights. Thatofér 
every share so purchased by the Cincin- 
nati Company of a stockholder fi’ 
Chatléston ‘and Fratibatg' Company, 
said stockholder stidll subscribe for a 
sharé’in the Cincitihat? Coiipany, and 
pay down the sum of fivédollais. The 
stock of the Cincinnati’ Company will 
this ‘be rendered inimédiately profitable ; 
the immense resources of that Company 
will enable them to put the road in com- 
lete order, and pid all the freight 
vrlitel hay be offered.’ "They may erect 












the Cincinnati Railroa@ Coipany in si aitichés’’ to’ bia and 
lation to the terms upon which the said}'Cabiten, and ripest be’ “enabled to 
= saa would unite their interesfs with! opéh the mand bédks for _ bank. 
harleston and Hamburg pee Nonidet ier ie » every 
lr beg leave td’ report? ; entitled to 
That a conference was held by your Rie for a share in the bank, and as 
committee. wtih Gens. Hayne and Hatn-} pre r privilég oii a cor- 
ilton and Miichell King, Esq. who Spotidiid wahye' + itiparted to the 
) peared on behalf of the Cincinnati Cat pas are he i Com- 
That a free interciitingé Of Views and ae pe eax 
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Finally, the Committee of the Cincin-| C 
nati Company agreed to recommend to 
the stockholders vad may assemble at 


ce ad Hal ch: ‘of th 
a ncladk 


ven yo to the Stockholders of. our 
Company, a transfer of the road at the 
price above stated. 

They theréfore récommeénd that a 
Committee be appointed to collect the 
sentiments of each subscriber to the 
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Resolved, That a Committee of In. 
quiry be appointed to ascertain the views - 
of each individual stockholder, as to 





Railroad Company, and to report an 
adjourned meeting of this Company. 

On motion of Samuel Paterson, Esq., 
thé following Behietpny Were Appointed 
the Commitiee: 1. EB. Holmes, Thad- 
deus Street, and ices Gibbon. 























Dr. South Carolina Canal and Railroad Company, June 30th, 1837. Cr 
To State of South Carolina, $100,000 00 | - By cash, 4,277 $9 
Interest on State Loan, 25,723 53 Bills Receiv able, 11,914 45 
~ Bonds payable; 3,500 00 Post-Office Department, 2,500 00 
Loans from Individuals, 10,005 00 John King, Jr., Cash Agent for Balances due 
Bills Payable, 278,720. 00 by Agents, 6,250 16 
‘\ Arrears of Dividends, 1002 00 Wm Robertson, Jr., Agent of Transportation 
~ George Wildes & Co., London, 13,531 55 for Disbursement, 491 09 
© Individuals, for aiticles furnished, per Ledger, 10, '804 13 Amounts due on sales of Lots at Aiken, 22,48 05 
Officers of the Company, for arrears of salary, 3,108 29 Me Leesh & Smith, and others, for advances to 
~ Amount due on Pay-Rolls, 12,314 97 them on contracts, &c. 3,589 25 
Bills, of which $6,767,42 are on embankment, 14, 100 00 Balance, 442,468 10 
- Amount due Mrs. Belser, for land on Charles- 
ton’ Neck, 450 00 
for interest on Loans, Bonds, &c. 479 55 
473,739 02 473,739 02 
To Balance, 442,468 10 





The Debt-of the Company, 30th June, 1 


3ist December, 1836, 390,082 97 


Increase of Debt in the last six months, 
Add income from Business of the» Road, Rents, 
&ec., $122, 077,52. 
Am’t rec’d from edditiinel Stook, 120,850.00 242,927 52 


Expenditure in the six months, 
From this amount deduct, for the increas 


~~perty in the last-six months, (as estimated by a 
Special Committee of the Board in their Report) 
in embankment, new rail iron, buildings, and 


other improvements, 


‘Making the current expenses of the six months, 





837, $442,468 10 





52,385 13 


295,312 65 
e of pro- 








220,612 53 





74,700. 12 | 


Income for the last six months, 
Deduct current expenses for same time, 


Leaving as divisable, 


$122,077 52 
74,700 12 


47,377 40 





Henry Ravenet, 
Secretary and Treasurer. 


Me 
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1837 1837 as e- 
June 30. To amount of Capital paid in full $1,200,000 00 | June 30 By amount paid for constructions 
this day, and outfit, $1,320,850 00 
amount. paid on additional Stock amount for construction and outfit 
subscribed, 120,850 00 for which the Company owes a 
. amount to be received for instal- debt, as follows. 
ments on additional Stocks, 679,150 00 To the State of South 
eX Carolina, payable in 
2,000,000 90 April, 1847, $100,000 00 
To Banks and indivi- 
Ri Toam’nt broughtforwardas above, 236,681 00 duals, 342,468 10 
old fron, estimated to be worth, 120,000, 00 By balance carried forward, being 
As the State debtis not payable for the amount tobe received bey ond 
_ 10 years, the Company will have the liabilities of the Company 
the use of the money forthat time, from additional Stock, 
to complete Road » Machinery, 100,000 00 
7_—__oo 
-. Showing this amount available to; r tars oO} 4 
orld ot bo dea esanpennas of the . wits 
“abe b atROL: Comes, 3 stay | 
Bint Compa, vi Md babe 
> ao the ae RM 456,681 90 te! 
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SECOND ANNUAL REPORT OF THE PHILA- 
DELPHIA, WILMINGTON AND BALTIMORE 
RAILROAD COMPANY. 


Philadelphia, Jan. 15, 1837. 
To. the Stockholders of the Philadelphia, Wil. 
mington and Baltimore Railroad Co. 

In compliance with the requisition of 
the 9th Section of your charter, the Pre- 
sident and Directors of the Philadelphia, 
Wilmington and Baltimore Railroad 
Company, respectfully submit the follow- 
ing as their second annual report. 

In performing the duties entrusted to 
your board of directors, they considered 
the early completion of the road and its 
readiness for transportation and travel of 
. great importance to the interests of the 
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wiser the public bestowed on th 
necting companies since they have been 
in operation, your directors have been 
stimulated in their exertions to terminate 
their operations this winter, that’ there 
might be no suspension or diversion of 
that patronage ; but that this compariy 
by affording increased facilities, com- 
forts and convenience, might in con- 
junction with the adjoining companies, 
| win and share increasing favor and pro- 
fit. ‘The late general convulsien of fi- 
nancial concerns throughout the Union, 
threatened to embarrass their exertions, 
'and paralyze ‘their designs; but that 
difficulty they have, with your aid sur- 
mounted, and from a lamented public 
calamity is owed, perhaps the success of 
their efforts—as the discontinuance of 
many of the public works and improve- 
ments from that cause, depriving per- 
sons of employment, yielded more than 
an ample supply of laborers and material 
for the construction of this road, and at 
much lower rates than otherwise could 
have been obtained. 

In the last annual report it was stated 
that an agreemént had been made with 
the owners of the Gray’s Ferry Estate, 
for the purchase of the old floating 
bridge ferry rights and appurtenances, 
together with two tracks of land adjoin- 
ing on each side of the river Schuylkill, 
for which the Company were to pay 
them $50,000. The purchase has since 
been concluded, the proper deeds of con- 
veyance executed, and the title is now 
vested in thiscompany. The old bridge 
is still maintained there and will remain 
until the erection of the new one, and 
has yielded in nett tolls for the last six 
months $2,588, being mor® than ten 
per cent.per annum on the whole amount 
of the purchase money, 

You were apprised by that report that 
an application had been made to the le- 
gislature of this State, for the right of 
constructing a new bridge over the 
Schuylkill, at or near Gray’s Ferry, for 
the purposes of railroad and other tra- 
velling: such an enactment has since 
been obtained, and the construction of 
the new bridge, in strict accordance 
with the restrictions of the law, com- 
menced, and its erection hastened as 
much as the care and prudence which 
such an operation required,wuuld permit. 
The plan submitted by the chief engi- 
neer of the company, of sinking strong 
wooden foundation cribs, at the distance 
of forty-two feet apart at their bases, 
for the building thereon of the draw-piers, 
and increasing the width of the draw to 
fifty feet instead of being only thirty-three 
in width, as required by the Act of As- 
sembly, met with the sanction of your 
directors, as it would greatly facilitate 
the navigation of the stream. Many of 
our citizens unacquainted, perhaps, with 
the intentions or plans of the directors 
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legates ite’ navigation: imd 
ded, By 8 “counéils and ‘port ware 
ens ‘were indu¢ed to inquire itito the 
designs of the cémpany:’ As'the navie 
gation of the river and the’ interest of the 
city had always been of the first‘import® 
ance, in the consideration’ and ‘adoption 
of their plans of the viaduct, they willing> 
ly gave the information desired, and by 
so doing, they believé,{they have éffectu- 
ally quieted alarm and silenced complaint! 
All the masonry work “of ‘the bridge*ts 
completed, excepting the two draw-piers, 
part of the superstructure is raised, and 
the whole of that work it is confidenth 
anticipated will be entirely finished’ by 
the first of next May. The careneces- 
sarily required in the construction of this 
bridge forbade .haste, and rendered. its 
‘completion this season,, impracticable, 
and of course the finishing of the whole 
track to this city unnecessary... The di- 
rectors therefore confined their exertions 
to the grading of the road, and laying of 
the rails to the western abutment of the 
bridge. From-thence (being within two 
miles of this city) to the city of Wilming-’ 
ton they have entirely completed one 
track of the railway, and tested its utility, 
and fitness fof immediate use, by the 
frequent passage during the last week of 
‘locomotive engines, with trains of cars, 
over the track; and they are pleased in 
now being able to congratulate you on 
the successful consummation of their 
wishes. 

From the Eastern abutment of the 
bridge to the junction of the Gray’s 
Ferry road and Federal street the line of 
the road is located,the grading completed 
and ready for the reception of the rails ; 
from.that point to Broad street the route 
has not yet been decided, the location, 
however, can soon be determined, and 
the whole line of the road completed 
early in the ensuing spring. 

The requisite enactments having been 
obtained from the Legislature of the 
State of Delaware, the Wilmington and 
Susquehanna Railroad Company have 
ceded to this Company, by proper deeds 
of conveyance, all the rights and fpirivi- 
leges they possessed under their charter, 
for the construction and maintenaneésof 
that portion of the Railroad situate be- 
tween the city of Wilmington andthe 
Pennsylvania State line, in consideration 
that this company Jay and complete that 
portion of the road. The whole of that 
section wus placed under contract last 
June, and has been, as: before stated, 
completed. It has long been an anxious 
desire with our commercial community 
to keep, if possible, the navigation of the 
























Delaware open during the winter,that ves- 
| sels may not be detained until the open. 
' ing of the river in the spring, before they 
can approach the city and discharge 
| their cargoes.. Your directors are of 
opinion that on this section of the road, 
about three miles from Wilmington, and 
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the interests of the company and t 
commercial interests of this eity can be 
greatly benefitted, and the delays and 
embarrassments which our merchants 
have heretofore suffered by the obstruc- 
tien of our river with ice entirely obvia- 
ted. As in the severest winters, and at 
times when the river isimpassable above, 
or access on nearer approach to the cit 
hazardous, vessels can easily eacbe | 
that place, be enabled to discharge their 
cargoes, transmit them immediately by 
the railway to this city, receive their 
freight, and without delay depart on 
another voyage. 


The necessary motive power has been 
obtained, the engines being of the most 
approved manufacture, large and com- 
modious eight-wheeled passenger cars 
have been built, and are in readi- 
ness, on which all the new improvements 
that skill, ingenuity and forethought could 
devise, for comfort and convenience, has 
been successfully effected. 


Arrangements have been made for the 
conveyance of passengers in omnibuses 
to and from the depot of the company, 
No. 2380 Market street and Gray’s Ferry 
Bridge ; and as soon as the navigation 
of the river is obstructed with ice, this 
road can be opened at a few hours’ no- 
tice for general travel and transportation, 
and notwithstanding the change of sea- 
sons, a rapid, safeand comfortable com- 
munication, daily maintained between 
this city and Baltimore. 

A contract has been concluded by this 
company with the U. S. Post Office De- 
partment, for the transportation of one 
mail daily to and from‘ this city to Balti- 
more, the compensation to be $27,500 
per annum,the company having agreed to 
run in connexion with the Washington 
and New York mails, and deliver the 
mail from this city daily in Baltimore, 
by half past 3 o’clock, P. M., and the 
southern mail in this city daily by 5 
o'clock, P. M, ‘ 


Having thus far finished our opera- 
tions und successfully established a chain 
of rail road communication between this 
eity and Baltimore, our security, and the 
common interests of the companies con- 
stituting the line, require that we should 
promptly and estetaby consider the pro- 
per means of preventing any disturbance 
of the present harmony, now existing be- 
tween the co-operating companies, or 
distraction of their united efforts for the 
accommodation of the public. 


Extending as the line of communica- 
tion does, through three different states, 
composed of three separate and indepen- 
dent corporations, and each incorporated 
by different Legislatures. ‘Thus situated, 
sectional differences, conflicting interests, 
local jealousies, and the machinations of 
the designing and inimical, may engender 
disunion; or, so far interfere with our 
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| such evils has been the subject of serious 


consideration with your board of direc- 
tors. . 

The stockholders and directors of the 
two adjoming companies have made it 
the subject of their deliberations, and 
they have resolved on the union of the 
three companies, making the whole but 
one body corporate, and politic, their re- 
spective stocks, a common stock, and 
their separate interests a joint and com- 
mon interest ; for that purpose they have 
obtained from their different State Le- 
gislatures, the requisite enactments, and 
now only await the assent of the Stock- 
holders of the company, to unite, and 
make their interests and efforts with ours 
but one in all permanent and indivisible. 

Your directors consider such an union 
of the utmost importance to the interests 
of all concerned, as it would render the 
whole line subject to the direction of few 
instead of many, prevent intestine confu- 
sion and dissension, diminish the ex- 
pense, as united there will be no neces- 
sity of the present large number of offi- 
cers and agents, nor of each company 
separately purchasing and maintaining 
motive power, machinery, and cars, for 
the use of the respective roads, premising 
that the stockholders would cheerfully 
assent ta such an arrangement. Your 
Directors have applied to the Legislature 
of this State, this session, and have ob- 
tained a law empowering this company 
to form a Union with the Wilmington 
and Susquehanna Railroad company of 
the State of Delaware, and the Balti- 
more and Port Depoesite Railroad com- 
pany, of the State of Maryland, under 
such terms and conditions as they shall 
agree ong and determine. Your sanc- 
tion alone is wanted to effect immediate- 
ly such an union, your early notice and 
consideration of the subject therefore is 
earnestly solicited. 

In closing this report, your directors 
feel that that they would incur the impu- 
tations of injustice were they to pass un- 
noticed the industry, skill and perseve- 
rance of the Engineers, agents, and 
contractors employed in the execution of 
their duties. To their indefatigable ex- 
ertions, the directors are indebted for the 
successful and speedy termination ‘of 
their lubors, to then: is justly due the 
honor of having satisfactorily fulfilled 


short space of time, an aggregate amount 
of labor almost incredible, and certainly 
unprecedented in America. 

Herewith is annexed the annual report 
of the Treasurer of the company, all of 
which is respectfully submitted for your 
consideration. 


In behalf of the Directors, 


Marrnew Newrirn, Pres’t. 
J. Wiison Wallace, Secretary. 
U. S. Gaxetie. 
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THIRD ANNUAL REPOKT ON THE BANDY 
AND BEAVER CANAL COMPANY. 
E. W. Gill, Chief Engineer. 
August 1837. 

‘Fhe President and Directors of the 
Sandy and Beaver Canal Company, in 
compliance with their duty, present to the 
stockholders their Thind Annual Report. 

In presenting this Report, we cannot 
suppress the expression of the regret we 
feel, in having on the first of April last, 
had to curtail operations whieh were in 
progress for the completion of the whole 
line of Canal, when owing, principally 
as we conceive, to the exceeding pres- 
sure of the money market, it was deemed 
advisable to adopt this course; since 
which time a small force has been con- 
tinued in the employ of the Company, 
principally on the Eastern Division. 

In curtailing operations the Board 
consider it due to those Contractors who 
surrendered their jobs, to state that with 
very few exceptions, they appreciated the 
difficulties to which this, with many other 
similar works, had been subjected, and 
compromised on terms deemed honorable 
to themselves and satisfactory to the 
Board. : 

Relying upon the aceuracy of the 
Report of D. B. Douglass, the Board 
had supposed that funds sufficient for the 
completion of the work had been provi-. 
ded; but shortly after their last annual 
report, from the amount of the monthly 
estimates compared with the progress of 
the work, together with the increased, 
prices of labour and provisions, fears 
began to be entertained that some addi- 
tional funds would be necessary. Ac- 
cordingly the Chief Engineer was re- 
quested after the letting in October, to 
make an estimate of the whole cost of 
the work at the contract prices, as early 
as his other business would permit.— 
Owing to the multiplicity of his duties 
this was not furnished the Board till 
‘January last—the amount considerably 
exceeded the estimate of Major Doug- 
lass. 

As Philadelphia was depended upon 
in the outset for the principal amount of 
funds, and the chief part of the Stock 
being held there, the Report was for- 
warded to our commissioners. in that 
city. 

The difference between Major Doug- 
lass’ estimate and E. H. Gill’s may, in“ 
some measure, be accounted for by the 


their engagements and executed in a|advance in price of provisions, laber, 


materials, and the substantial manner in 
which the work is executed. 

With the advice of the Stockholders 
in Philadelphia, a further sale of Stock 
has been ordered by the Buard, an 
amount sufficient, it is believed, to com- 
plete the Canal, the certificates for which 
have been issued and forwarded to a 
committee in Philadelphiawho have been 
appointed by the Board to dispose of 
them, ‘The board have not been advised, 
by this committee what progress they 








have made, nor what the prospects are, 
























@mount in the expenditures has been 
caused by the purchase of Real Fistate, 
for the sites of the Reservoirs on the 
summit, for the convenient and econo- 
mical construction of the canal, and for 
hydraulic purposes—amounting in all to 
86,699 dollars. 
The opinion expressed in the last 
annual report is reiterated, that when the 
canal shall be completed, retaining so 
much as may be necessary for its con- 
struction and the works connected there- 
with, the residue, including the donations 
from individuals, can be sold for a sum 
_ sufficient to cover the purchase money of 
the whole. 

In the last annual report reference 
was made to a contemplated connection 
from Bolivar, the connecting point of the 
Sandy and Beaver with the Ohio Canal, 
to the mouth of the Auglaize, the con- 
necting point of the Miami with the 
Wabash and Erie Canal. Since that 
time the Engineer designated by the 
State for examining this contemplated 
connection, has made a report recom- 
mending the continuation of the Wol- 
hounding Canal from the Ohio Canal by 
the waters of the Maheigan to the town of 
Mansfield in the county of Richland, and 
from thence by Railroad to the mouth of 
the Auglaize. 

At the last Session of the Legislature 
of Ohio, appropriations were made for 
extending the Walhounding branch to 
the Moheigan, there are therefore strong 
reasons tobelieve the work will be finally 
accomplished to the town of Mansfield, 
and from thence the connection com- 
pleted by Railroad to the Auglaize, as the 
report of the Engineer is highly favorable 
for a cheap construction of a Road from 
Mansfield to the last named point. 

Hence the Board congratulate the 
Stockholders, that the State of Ohio, has 
commenced the important work of form- 
ing an entire connection throughout 
the interior of the State by canal and 
railroad from the Ohio to the Miami, 
Wabash and Erie Canals, which, with 
the canals and railroads, now made and 
making by the States of Indiana and 
illinois, will be extended to the Missis- 
sippi and the Southern extremity of Lake 
Michigan. Another circumstance equally 
important to the Stockholders of the 
Company, has transpired since the last 
annual meeting. By the action of Penn- 

sylvania, it has been ascertained that a 
continued water communication can be 
formed across the Allegany mountains at 
a reasonable expense. From the vast 
importance of such a connection it is 
apprehended the time is not distant when 
it. will be accomplished. 

The Board conceive these facts taken 
in connection with the rapid increase of 
trade on the Ohio Canal, as shown by 
the reports of thé commissioners, to be 
upwards of $20,000 in tolls annually, 
and the fact that more than three-fourths 
of.the trade on that canalis south of the 
town of Masillon, and will in all proba- 








to unite the stockholders in using every 
exertion for the final completion of the 
work, and induce them to ferego ull 
minor considerations, not enly en. ac- 
count of the public weal, but their own 
private interests, We then say, not- 
withstanding the many difficulties which 
have been encountered, and are still to 
be encountered, is there not great cause 
for congratulation? and shall we not, 
relying upon the continued favor of the 
giver of all good, persevere, until we have 
completed that work, to which our efforts 
have been and are still directed, and 
which when finished, will be a link in the 
great chain of artificial communication 
between the waters of the Atlantic and 
the great waters of the far west. Since 
the last annual meeting, the Board have 
had to lament, deeply, the loss of one of 
its members in the decease of Judge 
Christmas, an ardent and persevering 
friend, to whom the Company is much 
indebted for his zealous efforts im its 
behalf. Thevacancy occasioned thereby 
has been filled by electing Dr. Horace 
Potter. 

For a more particular account of the 
situation of the work entrusted to their 
care, the Board refer to the report of the 
Engineer, which is annexed, who has so 
fully comprised all important facts that 
little else is required in order to give a 
concise account of the proceedings, not 
only forthe past year, but also for the 
whole period since active operations 
commenced on the line. We add that 
our confidence in his ability is unabated. 

Gent/emen,—We now surrender to you 
the trust repose? in us for the year past, 
and we desire that your selection of Di- 
rectors may be such that, with perseve- 
ring and undivided efforts, they will 
carry on to completion the work which 
is the cause of your assembling this day. 

By order of the Board, 

Benjamin Hanna, President. 


August 9, 1837. 
P Engineer's Repart. 


To the President and Directors: of the Sandy and Beaver 
Canal Company, 

GentLEMeN,—The period having ar- 
rived when it becomes my duty to lay 
before you, a synopsis of the condition 
and progress made in the construction 
of the work placed under my direction, 
I have the honor to present you the fol- 
lowing report. 

Since the date of my last annual re- 
port, the work progressed with spirit and 
energy, until checked by the paralyzing 
shock, which nearly all the improvements 
in our country have encountered, from 
the present very unexampled deranged 
state of the money market, 

‘The excavation of the canal, and for- 
mation of the towing paths along the 
pools on the Eastern Division from New 
Lisbon to the Ohio River, a distance of 
about twenty-five miles are, now comple- 
ted, with the exceptions of portions of a 






but the plank and ice guards laid, to 
render them complete ; the entire amount 
of lock and dam masonry, now con- 
structed on the division, exceeds thirty- 
one thousand perches, in addition: to 
winch, eleven thousand perches of stone 
partly cut, two hundred and fifty-three 
thousand feetof timber, and one hundred 
and seventy thousand feet of plank.are 
prepared and delivered for the construc- 
tion of lecks and dams. Pains have 
been taken te render the towing paths 
and embankments, secure from abrasion 
or injury by ice freshets, to accomplish 
which, about fifty thousand cubie yards 
of slope and rip rap wall have been form- 
ed; the division could be rendered navi- 
gable, should the funds of the company 
permit, in fourteen months. 

The summit or middle division is in a 
state of forwardness, twelve sections: or 
five and a half miles of it are finished ; 
547,680 cubic yards of earth have been 
removed from the Western deep cut, and 
has cost the company $70,237; there 
still remains to be taken out 150,000 cu. 
bic yards. 

The tunnel in consequence of the 
great difficulty the contractors had to 
encounter, in procuring suitable miners 
conversant with that description of work 
has not progressed as rapidly as was an- 
ticipated, and it was found necessary 
last February to declare the contract 
abandoned. 4,400 cubic yards of rock 
have been removed from the drift of the 
tunnel, and about five hundred feét in 
extent are now completed: the excaya- 
tion of the tunnel was contracted for at 
two dollars and thirty seven and one - 
half cents per cubic yard, but the con- 
tractors having abandoned the work, the 
usual per centage was retained, in con- 
sequence of which the work done has 
cost the company but one dollar and 
ninety cents per cubic yard. 

The reservoir mound on Cold Run is 
completed, excepting a small opening left 
for the water to pass through, till the land 
intended to be inundated, shall have been 
cleared, This piece of work has cost, 
including the iron conduit pipes, $8,400, 
or $3,340 less than my estimate. The 
West fork resevoir mound is two thirds 
done, and has already cost about’ $27,900, 
and will require $14,000, more to’ com- 
plete it, I originally estimated it to cost 
$19,244, but the level of the summit 
was raised four and a half feet higher 
than the level adopted by Mr. Hage and 
myself, in 1834, (which was pointed out 
to us as the level fixed on by Maj Doug- 
lass) causing a reduction in the cost of 
that of at least $120,000. I deemed it 
advisable to increase the dimentions of 
the West fork reservoir, for the pu 
of compensating for the loss of Water, 
that the change jn ia as level 
might produce ; according to its present 
sea aad five fuindved ‘actes of 





few sections, nat exceeding in all twa|land, and contains upwards of 200,000,000, 
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“double the quantity it would have ie: aWitol’ of this de tio! foot: deep, i 
“tained, if constructed on the original plan.” 
In order ‘to obtain ‘the result, it was of 


‘course ‘necessary to increase the length 
and height of the mound, which will sa- 
tisfactorily “explain the cause of the dis- 
@repancy between the estimated and ac- 
tual cost. ‘INearly all the ground ocecu- 
pied by the reservoir has been cleared, 
the conduit ‘pipes, and: stop cocks «are 
prepared, and nothing remains but the 
completion of the mound to render it 
ready for use. 

Operations” were - commenced on 
nearly the whole of the Western divi- 
sion immediately after the letting in Oc- 
tober last, and a very large amount of 
work would have been done this season, 
had not the difficulties heretofore alluded 
to occurred. At present about twelve 
miles of canal on that division, 3 locks 
and one dam are completed; in addition 
to which 615 perches of masonry are 
laid, 5800 perches of cut stone and back- 
ing. 69,000 feet of timber and 62,000 
feet of plank for locks and dams are pre- 
pared and delivered ontheground. The 
entire amount of lock and dam masonry 
constructed on the division is 3,924 
perches. 

The heavy sections bordering on the 
Sandy Creek from Williams’ Mill to Bo- 
livar are, with one exception, either com- 

~ pleted or nearly so, and much commen- 
dation is due to the contractors for their 
energy, perseverance and attention. 
the dam and guard lock at Williams’ 

mill were constructed, an expense not 
exceeding $10,000 would complete those 
sections, and bring into operation the 
Company’s very valuable water power at 
Bolivar. This power I have estimated 
in a former report, equal to work twenty 
pair of mill stones in a dry period. If to 
it is added the Company’s mill privile- 
geson the Eastern Division, viz: at 
Dams, 1, 4, 10 and 14, it will be found 
that they possess a water power by pur- 
chase, equal at least to work 33 pair of 
mill stones. 


But little injury has thus far been sus- 
tained by any of the works on the line, 
although one or two heavy floods have 
occurred during the last winter and 
spring ; the works being incomplete, and 
in some-cases, from that circumstance, 
unavoidably exposed to the action of ice 
freshets, danger was to be apprehended, 
but the entire injury received from such 

causes is trifling; considerable injury, 
however, from wash has been sustained 
on the Western deep cut near Hanover, 
and the only method of effectually guard- 
ing against it, and at the same time pre- 
vent sediment from being carried into the 
_ deep cut, and avoid unnecessary expense, 
is to construct a ditch 10 feet wide on 
bottom, on the back or north side of the 
spoil bank, and conduct the waters that 
collect from Brown’s Run and the other 
"Streams, in time of rain, through it till 
_ they reach the low ground at the western 
» @xwemily, of the cut where they can be 


If|merous other objections, it would be 







canal 


withthe customary the sides, | 
and adescent of 2 feet»in ‘every 3,100 
feet, (which the present: head race or 
jditeh from the: Rum to the-mill,) would 
discharge ‘9,100 cubie-feet of water per 
minute,and can be constructed for $2,200. 
These streams at their highest stage, will 
not afford over 4,000: cubic feet of water 
per minute. I had early in the:spring 
given directions to have a'ditch of the 
above description commenced and com- 
pleted: the workmen, you are aware, 
were stopped by a writ of injunction, 
served at the instance of the owner of a 
small tract of land through which the 
ditch was located,* and as the matter 
has not yet been finally adjudicated, and 
he being made responsible for the injury 
should the injunction be removed, no 
other measures to prevent the wash, have 
been resorted to. The method sugges- 
ted by the complainant for discharging 
the water into the canal, is to construct 
a slope wall_or paved way, on the slope 
of the canal bank at or near the mouth 
of Brown’s Run, and pass the water over 
it into the canal: the cutting or depth 
of excavation at that point, is upwards of 
30 feet, and to discharge 4,000 cubic feet 
of water per minute, into the canal, down 
a descent of tbat description, acquiring 
as it would by gravitation a velocity of 
nearly forty feet per second, is preposte- 
|rous in the extreme ; independent of nu- 





| highly dangerous, if not impossible, dur- 
|ing floods for boats to pass it. This ob- 
jection might be-surmounted, by excava- 
ting a basin and discharging the water 
into it 60 or 100 feet back from the canal. 
A device of this description, constructed 
on the most economical plan, would cost 
at least $5,000. The water of those 
streams, you are aware, prior to the ex- 
cavation of the canal, was the property 
of the owners of the Hanover Mill, and 
was there used, and constituted about 
one-half of the entire water power; in 
conducting it, as contemplated, along the 
back of the spoil bank, it will not be di- 
verted from the mill, so that no claim for 
damages of that description, would be 
encountered ; but if it is thrown into the 
canal at Brown’s Run, as heretofore de- 
scribed, the mill will be rendered useless 
and the company subjected to claims for 
damages. Another reason for conveying 
the water along the back and keeping it 
out of the deep cut is, that it will reduce 
the cost of excavating the canal, at least 
$4,000. 


Last season much delay was experi- 
enced in consequence of not being able 
to have a sufficient quantity of hydraulic 
cement ground, to supply the wants of 
the contractors. In oider to prevent a 
recurrence of a similar nature, several 
additional mills were, during the last 
winter, rented and fitted up for the pur- 
pose ; and there is now ground and on 
hand about ‘76,000 bushels of this article, 











and 35,000 bishels burned and ready for’ 





OvGA | 


‘isemanufactured, is abundant, and of 
the finest quality. on thé: Eastern and 
Middle divisions of the line, thus far, net- 
withstanding strict examinations: have 
been made, no quarry of hydraulic linie- 
stone worth opening, has been discovered 
on the Western division. This circam- 
stance, and being sensible of the vast im- 
portance of it in the construction of canal 
locks, led me:to make numerous experi- 
ments, for the purpose of arriving at a 
substitute, and I am pleased to state the 
result of my experiments is exceedingly 
satisfactory, The ingredients used in 
the formation of the artificial cement, 
are cheap and abundant on the Western 
division. A contract has been entered 
into for manufacturing it, and a large 
amount delivered at twenty-five cents per 
bushel: the article proves fully equal to 
the best natural hydraulic cement. There 
are also propared and on hand about 
$9,000 worth of iron and iron work, such 
as lock irons, rescrvoir pipes, stop cocks, 
&c. 

The whole amount expended for can- 
al construction, independent of real estate, 
damages or incidental expenditures, is 
$823,000. $383,000 of which have 
been applied on the Eastern division, 
$259,805 on the Middle, and the residue 
on the Western division. Settlements 
having been effected with nearly all the 
contractors, when it was found necessa- 
ry to curtail operations, the company at 
present is but slightly indebted for work 
done. The aggregate amount of con- 
tractors claims unsettled, including the 
retained per centage, will not exceed 
$25,000. The force employed on the 
line is at present reduced to 220 men, 
170 of whom are on the Eastern division. 
Most of the contractors hold themselves 
in readiness to commence operations, as 
soon as the state of the company’s finan- 
ces will permit. 

The partial suspension of the work 
has caused me to diminish the engineer 
corps, and consequently part with many 
gentlemen of skill and ability. . The 
Eastern division is under the direction of 
James Bradley, Assistant Engineer, aid- 
ed by Washington Gill, Junior Assist- 
ant; B.S. Dibble, target bearer, and 
William Smith, axeman. The Western 
division under the superintendence of 
Roger Morledge, Assistant Engineer, 
assisted by Lot Dixon and P. Hoagland, 
Junior Assistants ; J. R. Straughn, target 
bearer, and Hugh Miller, axeman.. The 
masonry is under the charge of Walter 
Scott, and the carpentry, L. Reynolds, 
and J. Counover : to all these gentlemen 
1 am indebted for their prompt attention 
to the duties assigned them. 





In closing this report, I would respect- 
fully call your attention to that portion of 
the Eastern division, extending from the 
town of New Lisbon to the Ohio River. 


$356,000 have been expended on it, and 
$420,000 will render it navigableand 


complete. New Lisbon has‘a population 
of about 2,000 inhabitants; it contains 











tie y-three stores, indepéne ‘OF 
and..groceries, and, four .daily. lines: of 
es pass through it: numerous thriviy 

ines Villages ate éctittiznnit. ‘and'the’ land: 
in its vicinity is rich and fertile; and I 
_ feel convine ed it is the fatetest of the 
company to complete, without delay, 
thence to the Ohio River, feeling satisfied 
it would afford business sufficient to pay 
thé interest on the expenditure, 

_ Allof which is respectfully submitted. 

E. H. GILL, Chief Engixeer. 
Engineer’s Office, Sandy and 
Beaver Canal, Aug. 7, 1837. 
MINERAL WEALTI OF MISSOURI. 

Each successive day sheds new light 
upon the vast resources of out country. 
By no other perhaps, it is excelled inthe 
amount and variety of its mineral pro- 
ductions. Among the States most re- 
markable for their metallic wealth, Mis- 
souri, we believe, occupies the first place. 
Not to speak of the famous iron mountain, 
its mines of lead, copper, ete., are unsur- 
passed in extent ‘and quality. Their de- 
velope:nent has been trifling as yet com- 
pared to that of which they : are suscepti- 
ble. Some of them indeed have been 
worked for nearly a century, particularly 
those of lead. Thisis the case especial- 
ly with Mine la Motte, which has yield- 
ed, from a distant period, large quantities 








of that metal, and has been a source of! 
great prosperity to the surrounding coun- 
try, notwithstanding the inefficient man- 
ner in which it was worked. This most 
extensive ard valuable property has been 
recently sold by a decree of court, with 
the view of distr ‘ibuting the proceeds 
among the respective heirs. It had been 
previously rented for the annual sum of 
6,000 dollars to parties by whom it »vas 
worked in a careless and clumsy manner. 
We are pleased to learn that it has now 
passed into the hands of an intelligent 
and enterprising company, embracing, | 
with three ethers, Dr. Linn, the worthy 
Senator from Missouri, who are deter. 
mined to do full justice to its resources. 
We are glad to learn this, not only on! 
their account, but for the interest of the| 
country, as we have understood from an | 
authentic source, that the most valuable | 
of its ores have been neglected from an| 
Fp a of their nature and value. | 

his was particularly the case with the 
carbonate of lead, which is found there 
in abundance. Large quantities of rich 
pyritous ores of copper were also thrown 
away, because of their not containing 
lead, the only metal which was searched 
for. A valuable ore of cobalt also is’said 
to have been obtained from this mine by 
Professor Froost of Nashyille. These 
general facts are confirmed by the.state- 
ments of the commissioners appointed 
by the court, who sum up their obsérva- 
Hioris with the remark, * that they are of 
apinion, founded on experience and ob- 
servation, rye hens mineral resources 
consisting 0 and copper, within the 
said ety Stand, are of immense value.” 




















oy Bhe Mine fa Matte properly comprises 








% OU ; ‘ia 
about wenty-five miles 
sippi river; in i to and 
we f peopled <ountry’ Tt'is in the imme-" 
diate route of a contemplated Railroad 
between the northern and southern,ex- 
tremes of the State, and hes about eigh- 
teen miles from the celebrated iran moun- 
tain, in the adjoining county of Washing- 
ton. One of the branches of the river 
St. Francis runs through the tract, which 
is also interseeted, in various directions, 
by several minor streams~ of sufficient 
magnitude to propel mills’or any requis- 
ite machinery. The soil throughout is. 
fair; and at least one-third of it of a ve- 
ry superior quality; the whole being 
plentifully farnished with timber, and 
well supplied with unfailing springs ; 
thus offering every facility for the prose- 
cution of mining operations. We have 
been induced to offer a brief description 
of this important property to the public, 
as it presents facts and suggests consider- 
ations of general interest. We are in- 
formed that it is about to be revisited by 
Mr. Clemson, the eminent mineralogist 
and geologist, whose examination of the 
property, last summer, resulted in an im. 
pression highly flattering, and who goes 
out a second time for the purpose of ma- 
ing more comprehensive and minute re- 
searches, with reference to the prosecu- 
| tion of mining operations of the most ap- 
| proved kind, and upon a scale commen- 
surate with the magnitude of its resour- 
ces. We wish these gentlemen all suc- 
eess in their enlightened and public spir- 
ited enterprise.— Globe. 





OHIO CANALS, 
The Ohio canal has been navigable 
from the 20th April tn the [st December. 
The amount of tolls for 1837, is $293,- 
42879. The receipts for 1836, were 
$211,823 32, showing an increase in one 
year of $81, 605 47.. The Ohio canal is 
310 miles long, reaching from Cleveland 
on Lake Erie, to the Ohio River. » This 
canal has been open part ofthe present 
month, and a large quantity of produce 
| carried down to be shipped from New 
Orleans. Ohio has eight canals com- 
pleted, or ina state of forwardness, the 
| aggregate length amounting to 812 miles. 
—WV. Y. Express. 


REEFING TOPSAILS. 
We learn from the Zion’s Herald that 
Captain John Wade, recently of this city, 
but now of New Orleans, has hit upon a 
simple contrivance, by. which, all the sails 
of a vessel can be reefed in a speedy. and 
perfect manner, while standing, on the 
deck. He had just.taken out a patent 
for it at Washiagtoncentis S. Gazette, 


The attention onof the °f blic is called 
particularly to the pica tie of a meet- 
ing held in this tewn last evening. .The 
importance of the embraced in} 
the resolutions. is great, and indeed in-| 
volves the immediate prosperity of Mil-| 


«! pea rs 








and the great nen 
bay and harbor of Milwaukee; a 
arguments in favour of the rf 
number of _ vessels stranded and, utte 
lost on our shores; for the want. of.hat=, 
bors, are wretched monuments:of the ne~» 
cessity of doing something. " oh 
The necessity ofa good road’ from” 
Chicago to. Green Bay, passing. on a 
Milwaukee, is so obvious as-not. to a 
of demonstration. ; 
The division of the Territory is pe a 
matter of importance. ‘The subject’ is! 
now before Congress, and all. we have to 
say about the matter is that the wishés 
of the people, so far‘as'wé have been able 
to learn them, coincide with the views 
expressed in the resolutions.—Milwau-., 
kee Adv, 





The Northern Railroad in Michigan 
will commence its eastern terminatioe at 
Fort Huron, on the Lake of the same 
name, and pass through the heart of the 
State to Grand River, This will bera 
continuation of the great Western Road 
through Canada, commencing at the 
head of Lake Ontario and ending at the 
foot of Lake Huron. The three Rail- 
roads through Michigan will be the one 
above named, the middle from Detroit to 
St. Joseph, and the southern from Mon- 
roe to New Buffalo, Intersected by such 
channels of trade this young member of 
the confederacy will enjoy to the fullest 
extent the benefits arising from the fer- 
tility of her soil, and industry of her pop- 
ulation.— Baltimore American. 





TOLEDO AND MICHIGAN CITY RAILROAD. 


The entire survey of this road is now 
completed, and the part from Michigan 
City to Laporte, we are informed, is*in 
the progress of construction. Its wholé 
length is 178 miles ; 64 in Ohio, and 194 
in Indiana. The Ohio line. has been. 
run. The western country is»probably 
the first in the word for Railroads ;and’ 
the resources, of the above described see, 
tion of the country richly deserve. such: 
a communication.—Chicago Citizeny 


3} Volume Six will be completed as 
speedily, as possible, , The next, or Vo- 
lume for 1838, will be published in-@ 
more convenient form: for preservatione » 

*,,* Subscribers who desire to be sup- 
plied with missing numbers, will do well 
toapply for them soon. We shall alway 
take pleasure in. furnishing them af w 
have them to spare: 

(> Particular attention will beg 
to the procuring of all kinds of 
ments ‘required by Engineers.—Orders 
‘must.be accompanied with the necessary 
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give: satisfactions. tr 56 | 4 et vam 
He @ill also e Millwrigh's and Engi- 
n stoereet Mills, put the Engines and 

fachinery in operation. 
fer ied “with the» necessary 


in the 


a 
funds, or satisfactory. 
be addressed tu D. K: MINOR, 30 Wall-st, N.Y. 


LOUISVILLE, CINCINNATI, anp 
. CHARLESTON. RAILROAD. 


~MOTICE TO CONTRACTORS,—Sealed 
Proposals will be received at the Office of the 
Company in Columbia, 8. C., ‘until the 15th 
day of Februaty itext, for the graduation and 
aa nry of that portion’ of the ‘Road from 
Columbia to the crossing of the Congaree Riv- 
er, in the vicinity of McCord’s Ferry, being 25 
miles in extent. 

«Algo, for the construction of a Bridge of 
490 feet in length, on the Congaree River, to 
ba built on stone piers and abutments, for 
which there are suitable quarries in the neigh- 
borhood. 

The plans and profiles of the line will be 
ready for inspection at the Office of the Resi- 
dent Engineer, iu. Columbia, S. C,, after the 
10th day of Febryary. 

$6 soon as the surveys for location, now in 
progress, arc completed, that part of the Road 
extending from MeCord’s Feiry to the Charles- 
ten and Hamburg Railroad, at: Branchyille, 
will he put under contract, of which due no- 
tice will be given. 

a WM. GIBBS Me NEILL, 

Chief Engineer. 

@7'The Railroad Journal, N. Y. Courier & 
Eequirer, N. York ; Providence Journal, Prov- 
idence, R. 1.: Atlas, Boston; Philadelpia En- 
quirer, Philadelphia; will publish the above 
notice 6 times, send a copy of the paper to the 
Office in Charleston, §. C., anda certified copy 
wy shale, ponqupt for pay ment. 

an. 


a 
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NEW ARRANGEMENT. 

(ROPES FOR INCLINED: PLANES OF, RAILROADS, 
Wii the subscribers baye. formed a co partnership 
prestys and firm, of a & Goleman, for 
ean and selling o ‘Ropes for inclined 
plates of railroa/ls, and for other uses, offer to supply 
for inclived planes, of any length required 
t splice, at short notice, the manufacturing 
cordage, heretofore carried on by S. S. Durfee & 
C6., will be dune by the new firm, the same super- 
matendent and machinery are employed by ‘the new 
firma the¢.were employed by S..S. Durfee, & Co. 
All orders will be properiy attended to, and ropes 

will be shipped to any- the United States. 





Gansty, Eh ea ort, © Apter Colerain 
one ‘ROBT. ©. FOLGER. 
= _ GEORGE COLEMAN, 





AMES’ CELEBRATED SHOVELS, 
SPA DES, &c. 


ds. do. socket Shoyela and 8 

Together with Pick Axes, Churn Drills, and Crow 
i ‘ ry 
ad igon—for sale by the manufacturing agents, 
oryaakascmaek 
QT9704)-~~ aig street, D - ¥ork,. 
ae AMES @ 00. ' 
Tisaas) BACRUS e-street, Albany. 


16. B.— Also Carnishod i qui, Stipes ohetmary ; rier" 27 
éeecription, made from Salisbury Tron. v4-ti Er Istraments made to order and repsired. 


@ity acceptances, should) 














POTD ny oy 
motive Steam-Engines a enders! Dri 
ving and + Locomotive W hee , Axles Spring- 
and Flange Tires ; Car’ Wheels of cast iron, from 
a variety of: pattetna, and) Chills; Car Wheels ot 
cast iren, with wrought; Tires; Axles of best Ame- 
rican refined iron; Springs; Boxes and Bolts fo: 


ars. 

COTTON, WOOK,& FLAX.MACHINERY, 
Of all descriptions and of the most improved pat. 

terns, Style, and Workmanship. 

*Mill Gochiig and Millwright work generally , 
Hydraulic and other Presses; Press Screws ; Cal- 
lenders; Lathes. and Tools of:all kinds; Lron and 
Brass Cas! ings of all descriptions. 

ROGtRS, KETCHUM & GROSVENOR. 
Paterson, N. J. or60 Wall-st. New-York 
51tf 


FRAME BRIDGES. 


THE undersigned, General Agent of 
Col. S. H. LONG, to build Bridges, or vend the 
right to dthers to build on his Patent Plan, wou.d 
reapectfully inform Railroad and Bridge (Corpora 
tions, that he 1s prepared to make cohtracts to build, 
and furnish all materials for superstructures of the 
kind, ih any part of the United States, (Maryland 
exceyted, ) 

Bridges on the above plan are to be seen at the 
followi: g localities, viz, On the main road leading 
from Baltimore to Washington, two miles from the 
former place, Across the. Motawamkeag river on 
the Military road in Maine, On the national road 
in Illinois, at sundry paints. On the Baltimore and 
Susquehanna Railroad at three points. On the 
Eludson ond Paterson Railroad in two places: On 
the Beston and Worcester. Railroad, at several 
points. On the Boston and Providence Railroad. at 
sundry points. Across the Contooenok river at 
Henmkar, N. H. Across the Souhegan river, at 
Milford, N. H. Across the Cunnecticut. river, at 
Hancocd, N.H. Acrossthe Androscoggin river, 
at Turner Centre, Maine. Across the Kennebec 
river, at Waterville, Maine. Across the Genesee 
river, at Squakiehill, Mount Morris, N.Y. Across 
the White River, at. Hartford, Vt. Across the 
Connecticut River at Lebanon, N. H. Across the 
mouth of the Broken Straw Creek, Penn. Across 
tlie mouth of the Cataraugus Creek, N.Y. A Rail- 





| road: Bridge diagonally dcross the Brie Canal, in the 


City of. Rochester, N. Y. A Railroad Bridge at 
Upper Still Water, Orono, Maine. This Bridge is 
500 feet in length; one of the spans is over 200 feet. 
Itis probably the firmest wooden.bridge ever built 
in America. 

Notwithstanding his preseet engagements to build 
between twenty and thirty Railroad Bridges, and 
several common. bridges, several of which are now 
in. progress. of construction, the subscriber will 
promptly attend to, business of the kind to much 
greater extent and on liberal terms. 


MOSES LONG, 
Rochester, Jan. 19th, 1837. 





JY 
STEPHENSON, 
Builder of a superior style of Passenger 
Cars for Railroads, 


No. 264 Elizabeth street, near Bleecker street, 


NEWrY ORK, 

RAILROAD COMPANIES would do well to 
examine these Cars; a specimen of which may be 
seen on the New-York and Harlaem Railroad, now 
in operation. 


ROACH .& WARNER 
Manufacturers of OPTICAL, MA'THEMA. 
TICAL AND. PHILOSOPHICAL INSTRU. 
MENTS, 293 Broadway, New-York, will keep 
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RAILWAY IHON, LOCOMOTVES, 





flat bars; with eonntersunk holes and 





u 185 tons 2by §, 15 fin length, weighing 4 fy peer 
290 * Q i, “ ‘“ “ 


aft" 
1” “ li “ ;, “ sé “ Qi “ 
80. 14 & 4, “ “ 4s 144 bd 
909 "1 * 4, “s “ a a * 
with Spikes and Splicing Plates adapted thereto, 
To be sold free of duty to State governments, or 
incorporated companies. 

Orders fur Pennsylvania Boiler Iron executed. 

Rail Road Car and Loconx tive Engine ‘Tires 
wrought and turned or unturned, ready to be fittec 
on the wheels, viz, 80, 33,36, 42, 44, 54, and 60 
inches diameter. 

E. V. Patent Chain Cable Bolts for Railway Car 
axles, in lengtls.of 12 feet 6 inches, to 13 feet ZA, 
22,3, 34, 34. 34, and 53 inches diameter. 

Chains for Inclined Planes, short and stay hnke, 
manufactured from the E. V, Cable Bolts, and 
proved at the greatest strain. 

India Rubber Rope for Inclined. Planes, made 
from New Zealand Wax. 

Also, Patent Hemp Cordage for Inclined Planes, 
and Canal Towing Lines. 

Patent Felt for placing between the iron chair 
and stone block of Edge Railways, 

Every description of Railway Iron, as well as 
Locomotive Engines, imported et the shortest notice, 
by the agency of one of opr partners, who resides in 
England for this purpose. 

A highly respectable American Engineer resides 
in England for the purpose of inspecting all Loco- 
motives, Machinery, Railway: lron, &c. ordered 


through us. 
A. & G. RALSTEN & CO., 
28 tf Philadelphia, No. 4'South Front-st. 





ARCHIMEDES WORKS. 
(100 North Moore-street, N.Y.) 

THE undersigned beg leave to inform the pro- 
prietors of Rail Roads, that they are prepared to 
furnish all kinds of Machinery for Rail Roads, Lo- 
comotive Engines of any size, Car Wheels, such as 
are now in successful operation on the Camden and 
Atnboy Rail Road, none of whieh have failed.— 
Castings of all kinds, Wheels, Axles and Boxes, 
furnished at the shortest notice. 

H. R. DUNHAM & CO, 

NewYork, February 12th, 1836. 4—ytf 


PATENT RAILROAD, SHIP AND 
BOAT SPIKES. 


#*s The Troy Iron and Nail Factory keeps con~ 
stantly for sale a very extensive assortment 
Wrought Spikes and Nails, from 3'to 10 inches, 
manufactured by the subscriber's Patent Machinery, 
which after five years successful operation, and now 
almost universal use in the United States, (as well 
as England, where the subscriber obtained a patent) 
are found superior to any yet ever offered in market, 





Railroad companies may be supplied with Spikes 
having conntersink heads suitable to the holes in 
Al 


iron rails, to any amount and on short notics. 
most all the Railroads now in progress in the 
United States are fastened with Spikes made at the 
above-named factorpy—for which purpose they are 
‘ove invaluable, as Srila adbesion is: more tham 
any common, Spikes. the hawmer., 
a*s All orders directed tothe mA Troy, N.Y. 
will be punctually attended to.’ ' 
HENRY BURDEN, Agent: 

Troy, N.Y; July, 183 L. 

? Spies ae | for sale, at factory prices, by 
i& = ownsend, Albany, and the:principal j 
Merchants in Alban and Troy: J. t. Brower 993 
Water-street, ‘New-York; A. Ms: Jones, Philadeb 


Baltimore ; Degmanil:& Smith, 


wee T. Janviers, 
Stein renuertdae ote 
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